To:  Matt  Francis[m. francis@erllc.com] 

From:  Way,  Steven 

Sent:  Mon  8/4/2014  11:16:20  PM 

Subject:  Re:  Fwd:  Gold  King  RFP  # G8-1 5-001 

The  work  is  part  of  a response  action  under  CERCLA  (Superfund)  Removal  authority  - it  is  a Removal 
site.  It  is  not  an  NPL  Remedial  Site  under  CERCLA  (Superfund).  For  most  people  that  means  "no",  but 
the  accurate  answer  is  above. 


From:  Matt  Francis  <m.francis@erllc.com> 
Sent:  Monday,  August  4,  2014  4:56:31  PM 
To:  Way,  Steven 

Subject:  Fwd:  Gold  King  RFP  # G8-1 5-001 
No?? 


Sent  via  the  Samsung  Galaxy  Note®  3,  an  AT&T  4G  LTE  smartphone 


Original  message 

From:  Mark  Levin 

Date:08/04/2014  4:54  PM  (GMT-07:00) 

To:  Matt  Francis 

Cc:  RFQ  ,Niklas  Folke  \ Personal  Emaii/Ex.  6 j 
Subject:  Re:  Gold  King  R'FP'  # G8-15-061 

Hi  Matt  and  Jan 

Additional  question  from  bonding  company  - is  this  a Superfund  site?  That  affects  bond  costs. 


Mark  Levin 
General  Manager 
Office:  (303)567-4174 


MES  MINING 

Division  of  Mining  & Environmental  Services  LLC 
P.O.  Box  1511,  Idaho  Springs,  CO  80452 
www.minenv.com<http://www.minenv.com> 

This  electronic  message  transmission  contains  information  which  may  be  confidential  or  privileged.  The 
information  is  intended  to  be  for  the  use  of  the  individual  or  entity  named  above.  If  you  are  not  the 
intended  recipient,  be  aware  that  any  disclosure,  copying,  distribution  or  use  of  the  contents  of  this 
information  is  prohibited.  If  you  have  received  this  electronic  message  transmission  in  error,  please 
immediately  notify  the  sender  and  delete  the  message.  Thank  you  Sent  from  my  Verizon  Wireless  4G 
LTE  DROID 


1779375 


ED  000552  00032213-00001 


Mark  Levin  <mark. Ievin@minenv.com>  wrote: 

Hi  Matt  & Jan: 

Here  are  our  questions  on  the  Gold  King  RFP. 

Thanks, 

Mark  Levin 

General  Manager 

Office:  (303)  567-4174 

[cid:image001  ,png@01CFAFE5.63DAD0D0] 

MES  MINING 

Division  of  Mining  & Environmental  Services  LLC 
P.O.  Box  1511,  Idaho  Springs,  CO  80452 
www.  minenv.com<http://www.  minenv.com/> 

This  electronic  message  transmission  contains  information  which  may  be  confidential  or  privileged.  The 
information  is  intended  to  be  for  the  use  of  the  individual  or  entity  named  above.  If  you  are  not  the 
intended  recipient,  be  aware  that  any  disclosure,  copying,  distribution  or  use  of  the  contents  of  this 
information  is  prohibited.  If  you  have  received  this  electronic  message  transmission  in  error,  please 
immediately  notify  the  sender  and  delete  the  message.  Thank  you. 

From:  Matt  Francis  [mailto:m.francis@erllc.com] 

Sent:  Wednesday,  July  23,  2014  8:54  AM 
To:  Mark  Levin 
Subject:  Gold  King  RFP 

Mark 

I’ll  be  issuing  an  RFP  for  work  at  the  Gold  King  Mine  near  Silverton  soon.  The  RFP  is  being  routed 
through  my  office,  so  not  sure  if  I’ll  get  it  out  today  or  later  this  week.  In  case  it  is  delayed  I want  to  give 
you  a heads  up  that  there  will  be  a site  walk  next  Thursday  (July  30)  at  10am.  The  work  involves  installing 
a new  portal  and  ground  support  based  on  conditions  encountered  when  we  get  it  opened.  The  RFP  will 
be  for  T&M  rates.  Hope  you  can  make  it. 

Matt 


Confidentiality  Warning:  This  e-mail  and  any  attachments  contain  information  intended  only  for  the  use  of 
the  individual  or  entity  named  above.  If  the  reader  of  this  e-mail  is  not  the  intended  recipient  or  the 
employee  or  agent  responsible  for  delivering  it  to  the  intended  recipient,  any  dissemination,  publication  or 
copying  of  this  e-mail  is  strictly  prohibited.  The  sender  does  not  accept  any  responsibility  for  any  loss, 
disruption  or  damage  to  your  data  or  computer  system  that  may  occur  while  using  data  contained  in,  or 
transmitted  with,  this  e-mail.  If  you  have  received  this  e-mail  in  error,  please  immediately  notify  by  return  e- 
mail.  Thank  you 


Confidentiality  Warning:  This  e-mail  and  any  attachments  contain  information  intended  only  for  the  use  of 
the  individual  or  entity  named  above.  If  the  reader  of  this  e-mail  is  not  the  intended  recipient  or  the 
employee  or  agent  responsible  for  delivering  it  to  the  intended  recipient,  any  dissemination,  publication  or 
copying  of  this  e-mail  is  strictly  prohibited.  The  sender  does  not  accept  any  responsibility  for  any  loss, 
disruption  or  damage  to  your  data  or  computer  system  that  may  occur  while  using  data  contained  in,  or 
transmitted  with,  this  e-mail.  If  you  have  received  this  e-mail  in  error,  please  immediately  notify  by  return  e- 
mail.  Thank  you 


1779375 


ED  000552  00032213-00002 


